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3 March 1971 


MEMORANDUM FOR THE RECORD 


SUBJECT: Major "Steps" for Headquarters Building 


17 December 1954 Establishing Steering Committee by White 


22 December 1954 Meeting No 1 


January 1955 Components submitted space requirements to 
Subcommittee 
3 March 1955 Notice of Steering Committee meeting 
19 November 1955 Subcommittee for Space Requirements memo by White 


Subcommittee terminated & appointment of Building 
Planning Staff 


25 April 1956 Minutes of Steering Committee 
Considerations: Bureau of the Budget 
Congress 


General Services Administration 
Office of Defense Mobilization 
The Cabinet 


Site Considerations: Office of Defense Mobilization 
National Capital Parks & Planning Commission (now 
National Capital Planning Commission) 
GSA/PBS 
Congressmen from Virginia 
Board of Supervisors, Fairfax County 


Road Considerations: Dept. of Interior 
National Capital Parks & Planning Commission 
Public Roads Administration 
Virginia Dept. of Highways 
Maryland Dept. of Highways 
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W/assts in each staff, office, 
and division as required in 
each component. 
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CIA ORGANIZATIONAL ARRANGEMENT FOR THE DEVELOPMENT OF "DEFINITIVE" 
PLANS FOR A PERMANENT HEADQUARTERS BUILDING 
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